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UNCLASSIFIED 

PAGE 01 STATE 187643 
ORIGIN FBOE-OO 

INFO OCT-01 A-01 ISO-OO SY-05 L-03 /010R 

DRAFTED BY A/FBO:THVEA:VM 
APPROVED BY A/FBO:PRSEREY 

053334 252118Z/14 

O R 2521 10Z JUL 78 ZFF4 
FM SECSTATE WASHDC 

TO AMCONSUL LENINGRAD NIACT IMMEDIATE 
INFO AMEMBASSY MOSCOW 

UNCLAS STATE 187643 

LENINGRAD FOR BRYAN 

E.O. 11652: N/A 


Message Text 


TAGS: ABLD, AFSP, ASEC, UR 

SUBJECT: INSTALLATION OF LENINGRAD FIRE ALARM SYSTEM 


REF: LENINGRAD 02045 


1 . CONTRACT UNDER WHICH HORAN EMPLOYEES NOW IN LENINGRAD 
CALLS FOR AN ESTIMATED TWO WEEK STAY IN LENINGRAD TO PERMIT 
COMPLETION OF FIRE ALARM SYSTEM INSTALLATION PRIOR TO THEIR 
RETURN WASHINGTON, D.C. 

2. REQUEST POST URGE HORAN TO POSTPONE DEPARTURE OF HIS 
TEAM FROM LENINGRAD UNTIL AFTER INSTALLATION COMPLETE. 


3. DEPARTMENT WILL AMEND CONTRACT (AMENDMENT NO. 1) TO 
REFLECT ADDITIONAL TIME IF REQUIRED. VANCE 

UNCLASSIFIED 


NNN 
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